Approved For Release 2002/07/31 : dlA-§|[|,|3-00^L3A000600080029-7 

IDEA-0497 
Copy 2 9 

26 S«pt«Rb»T 1961 

IDEALIST 

ACTIVITY PBQOUAM JK>. 62-3 


1* PHEP068 : To provide funds for the IRAK, modification and 
conversion of two D-2A aircraft from J-57 t© J-75 configurations. 

2. Description of fork or Services Required : 

a. IRAK Articles 353 sad 378 in accordance with LAC 
letter dated 14 March 1961 r Subject: Second IRAK Program (See 
Attachment 1). 

b. Convert Articles 355 and 378 fra* a J-57 to a J-T5 
configuration. The parts required for this conversion have been 
fabricated and funded under a previous Activity Program < IDEA-0309, 
dated 26 May 1961). 

e. Install Single Side Band radio equipment In Articles 
335 and 378. One S8B kit is available. One additional kit must 
be procured. 


3. Shpsctod Additional or Related Work or Services Esquired : 
Hone 
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Total Estimated Cost; 


a. UAH and J-73 Conversion 

b. Install two 8SB transceivers 
and related equipment 


c. 


Procure ome complete SSB 
System 

TOTAL 


Approved For Release 2002/07/3#^ 


-RDP63-0031 3A000600080029-7 




Approved For Release 2002/07/31 : 


IA-RDP63-0031 3A000600080029-7 


1D£A~0 VB1 

4 , cannot be wade available for tbie ites f r« 

p recent allocations. Bequest that funds be sale available 

fro® other tm/P allocations or tram, the Agency Reserve. 
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3. Delivery tchedole or Period of Performance : 

article iyptT dats mnm mrx 

378 IS Oct Si 1 ?®b 62 

355 15 Bov SI 1 Mar St 

t. Reatar • b : Koraal OF AS incit'd log two A- 75 engines arri 
parts noraally' drawn from ISAM stock rill be furnished the 
contractor. 
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Chief, Materiel Staff 
Authorised ftP^-OD/P Requester 
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Acting Chief, D»l>-Of>/P 


%PiWr£3T~ or RSCOMbOlOg?) FOR APPROVAL: APPRO¥f!5r 


/ O’/ /<?&/ 

/ " BlftiSEL, JR. ' - — mM-WTWIX&r- 

Deputy Director (PI***) Director 


7. Conditions of Approval : 
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